Incident Name 
GOLD KING MINE RELEASE 


OPEN ACTION TRACKER 
ICS-233 (Rev 07-12) 


Item 

Responsible Party 

Requestor 

Start Date 

Status 

Target Completion 



DOGL/PAC 


8/18/2015 

: 



rate Owners of Tested Weils - Remedica! actions taken 

IC's & PIO 


8/28/2015 

BH 



tem Plan 

Dennis Matlock/HQ 

AC 

8/28/2015 

mmm 



FSC, USCG, COTR 

AC 

8/28/2015 



m 

Water Shed Monitor 

aard 

SITL, PIO 

AC 

8/28/2015 

SSEB9HS 

9/1/2015 

ents (LA Plata, S. Ute, Ute) 

LOFR 

AC 

8/28/2015 

In Progress 

8/31/2015 

alysis (USGS Flow Analysis) 

USGS & 1C Col 

AC 

8/28/2015 


9/8/2015 

ing Plan 

EUL, IC's, REOC's 

AC 

8/28/2015 

mmmm 

8/31/2015 


ant Plan {plans, timing, system) 

IC's COL & EUL 

AC 

8/28/2015 

IBI5B8HBSM 

8/31/2015 


1A water delivery sites/locations 

IC's 

AC 

8/30/2015 


9/2/2015 

Track Rest Ratio / Rehab for ALL responders - make notation in IAP 

IC's 

AC 

8/14/2015 

On Going 


Trend Graphs for Sediment & Surface Water 

START/PSC 

AC 

8/22/2015 

On Going 


SITREPS accurately reflect daily operations 

IC's/OSC/PSC 

AC 

8/3102015 

On Going 



1799440 


ED 000552A 00006359-00001 



































































